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MS Project Pert Chart View 
of a Complete Project 
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MS Project Pert Chart View for Selected 
Exhibit 1 Activities in Which 

Figure 2 "Drafter # 1 " is a Resource 




Note that only those activities in which 
"Drafter #1 " is a Resource are shown. 
The only relationships that are shown 
are those in which "Drafter #1" is the 
resource in both the Predecessor and 
Successor activities. 



1754701-1 



